MASTER 2Y LAN FOR ALAND UR 
1994 





MADRAS METROPOLITAN DEVELOPMENT AUTHORITY - 


URBAN NODE DIVISION DECEMBER 1973 





CHAPTER I : Preface E 1 
CHAPTER II : The profils te, 5 
CHAPTER III : Development 
Imperatives, 
Standards and 
Proposals. ٠٠ 18 
CHAPTER IV 1 The plan explained. 35 
CHAPTER Yy H Finance, Phasing ae 
and Administration. 41 
ANNEXURE 
MAPS 
land use 1972 
‘Land use - Two 
Alternatives 1991 
Phasing of Development 
CREDITS 
Thiru F.J. Vaz, 1.A.S. es Member Secretary 
Thiru T.L. Pragasam | S Deputy Planner( Special) 
Thiru K. Narendran PT Assistant Planner 
Thiru R. Ramanujan oe Planning Assistant 
* x 
"nn 









(t OAwcCRI922 j=: 
Jr; 


— سا سے‎ e fee ee ee پس‎ UNA 
— سے‎ PENNE سے‎ aua m ae ست ورسم س‌سے۔ س‎ 


PROF ACB 
1—01 Urbanisation, as a corollary to indust- 
rialisation and. economic advancement, has been 
taking place at a fast rate in this country, since 
Independence. The developmental activities under- 
taken as a result of the several Five Year Plans 
have contributed not a little to this phenomenon. 
The attendant migration into cities and towns in 
search of employment, to avail better social 


facilities.and other urban conveniences has 


swelled the urban population beyond expectations. 
1-02 The sad result of this trend has been 
overcrowding in the urban centres, strain on 


physical infrastructure, increase in trafficcecoa— 
westion, severe pressure on social services and 
a general and rapid deterioration in living condi- 
pines leading to discomfort, back of safety 2n 
a general lowering of living standards. 

1٦-03 The concentration of industries in and 
around the existing urban centres without much 
thought tubes given to their location or to the 
consequences which such haphasard location may 


entail, has acted to further worsen the situation. 


NS مم‎ 


1-04 Demographers h we predicted that the world 
population is likely to increase by 100% in the 


next 30 years but the increase in the urban content 
would: be “of the order of. 300%. A study by the 
U.N.O.. predicts deterioration in the | level and. 
adequacy of the basic services inoluding power, 
water supply, — (95€ housing, health and +0 
tion in the urban areas and stresses the urgent 
need to prevent further deterioration. in the 
coming decades. The report further pinpoints the 
fact that unsatisfactory land use and qualitative 
deterioration in urban عو عضو حلمتت‎ are wholly due 


to unplanned urbanisation: and pollution. 


4-05 Madras City. is no exception. to this 
universal, phenomenon. Its population has increased 
from 0.9 million is 1941 to. 1.4 million in 1951 
and 7 2.5 million in 1971. This population increase 
has taken place not merely due to the fact بے‎ that 
Madras is. the seat of the State Government but 
` also due to T geographical location, its being 
a cim port and a -centre for heavy and médium 
industries and large scale business activity. ` How- 
ever, this City, the fourth largest in India, for- 
tunately  has.not as yet reached the point of | no 
return and a serious effort at this stage could 


still retreive tlre situation. 
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1-06 — The Tamil Nadu Government, very much 
eware Of the Situation, took earnest stens to 
have a detailed study of. the problem made and to 
fo mulate and Interim Lani Use Pian (1967) for the. 
Madras Metropolitan Area followed by a pers- 
pective Plan (1970). 


1-07 The Plan spells out a three - tiered 
strategy of physical development and ‘spatial 


distribution of ‘population in the Madras Metro- 
politan area’ (450%sq. miles). The strategy as 
such will involve limiting the population of Madras 
city to 5.0 million, developing a number of urban 
nodes within the Metropolitan Region to ac commo - 
date another 2.5 million people end three urban 
centres, outside the iain n Area to serve 


as Satellite Towns for the Metropolis, each accom- 


modating in 1991, a population of 0.1 million. 


1-08 While the Madras Interim Plan (1967) had 
suggested the general lænd use disposition for the 
Madras Urban , roz, it had given only tentative amni 
schematic proposals so .far as the Urban Nodes in 
the Metropolitan irga are concerned. These pro- 
00 were definite only to the extent that they 


related to the physical location and population 


assigned . The Perspective Plan 1971 for its part 


کات 


had stipulated the persp ectives and priorities 
7 addition to ۶ strategy of development and 
.dealt with in detail the financial implications 
besides the programmes for implementation in every 
phase of the 20 year development. As such, it is 
“ne ces sary to follow Me aub with detailed PFO =~ 
posals in respect of each of the ur ten nodes iden- 
| tified in the Plans . This document Master Plan 
fo r Abandur 8 is the second of such, reports im the 
series. intended to be brought out for every Urban 
‘Node and ‘explains the rationable behind the pro- 
posals contained in ti» Development Plan for 


Alandur. 
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2201 Alandur, a Panchayat town till ۰ص1364‎ 
gained the status of a Municipal town when adjar- 
ing areas comprising Adambakkam, Nanganaliur, 
Palavanthargal and Talaikanancheri Village Pauha- 
yats, were annexed al constituted into a Munici- 
pality with a total extent of 6.64 sq.km. (2.6. Sq. 
miles). Alandur in the southern borders of Madras 
City, is close to Adyar, Guindy and saidavad in 
the City. It is contiguous also to St. Thomas 
Mount Carntonment, most of. whose population depend 
on the proximate, but inadequately developed com- 
mercial infra-structure available in Alamur for 
their day-to-day needs. The founding of several 

industrial establishments in  Velacheri to tre east 
of Alandur and across the railway, the Guindy 

Industrial Estate and the Teleprinter and Surgical 
Instruments establishments in Guindy and Nandam 
bpakkam respectively, accelerated the growth in 
the population. This growth was aided by the fact 


that the 2.S8.T. Road and the suburb aen electric 


mee 


tzain service pass through Alandur. These facts 
and the vast extent of vacant or cultivated ‘and 
en tno east of the railway were a sure invitation 

to housing development to occur here first, rather 
thanelsewhere. Such land suited specifically those 
who wanted to be close to the City but could not 
afford the high | land values within the City, even. 
if it meant compromising on other amenities like 
properly dade directa. street lights, water SUPPLY, 
sewerage etc.,. ind so the process started: . with 
housing co-op eatives for Government _ Servants نر‎ 
which. snow-balled M Sen p essed. To-day Aland ul و‎ 
for all practical purposes., is a dormitory suburb. 
ALL this "occurred within the 1 æt decade or ‘may 


b) Phys iography 
i) Location 


2 2۔‎ Alandur is about 12 k.m. from the 


Central Area of the City and lies within Saidapet 


Taluk. It amts St. Thomas Mount  Cartonment, on 
the north and Madras City on the north-east. Agri- 


cultural land surrounds it on tt east and tle 
south. Pallavapuram Municipal town abuts in on the 


south west ari Meenambakkam airport on the west. 


E 


ale mur Planning Area covers,  Alandur Municipal 
arsa besides St. Thomas Mount Cantonment ard 
ineiuses 7 villages (viz.) Meenambakikem, Nandar- 
bakkar, Thivusulam, Ullagaran, Moovarasanpattu, 
Paruthivakkaim and Madipakkam and extends over 
30 gq «Kt. (12 sq.m.). Contiguity, compactness, the 
present spread, physical constraints like Ady ar 
river, l administrative convenience, present day 
equations in resp ect of living and shopping and 


future requirements determine the size and shape 


of this Planning Area. 
ii) Soil aw topography 


2.03 | The soil within the confines of the 
Al and ur Planning Area is generally clayey with 
red loam and gravel occuring here ari th awe. The 
St. Thomas Mount am the Thirusuiam hillock are 
the only relieving features, on the otherwise 
plain configuration of the. Planning. Area which 
gently slopes towaras enst. The land is practi- 
cally flat and drain’s well. i River Adyar traverses 
the site at its northern e:tremitv. The town is 
devoid of any other water courses. The town eleva- 


tion is 10.67 metres (35 ft.) above M.S.L. 


E 


C. Population 


i) Growth 


2 .04. The growth of population in the 


town, in the Cantonme rt ari the village with- 


in the Planning Area is as follows: 


TABLE 2,1. = Growth of pooulat ion 


t 
-—— m ھک“‎ ee P CUP adm asm ee CAUSA Gus) cee eee ne JM eub nA ہیی‎ CHR dumm مود‎ MA qup Gum ee ey ve Sun uU, سے‎ c" was سے‎ sus men HR aeg wm سوہ‎ c UR ee ہے‎ ae Se Eee SUUS un 


Men Other 


Al andur Percent- : Percent-. 
“town ے می‎ Villages Mes 
increase ne. Diae inorease. 
~ ing Area. 
4 ^ 2 * 25. اب‎ oe 
1951 22 و کی 700م‎ 6,357. € 9 @ 
1961 32 4534 4.5 T445 17 
1971 | 65,039 99.6 15,850 112 
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Canton- Percent- Ala ur Percent- 
ment age Planning age 
area. increase Area increase 
6. e + + 
15,725 ^ . 44,182 — 
15,790 4. 55,817 26 
2T 407 74. 103,276 95 
(Source: Census 1951, 1961 & 1974) 


us 


2.05 It may be seen that there has been 
a phenomenal growth of population in this town and 
the reasons have been explained earlier. this 
growth in the population has not seen, however; 
a matching increase in the infrastructure - both 
utility and social - nor has there been any signi- 
fica Banê in the 0ئ"‎ or image of the 
town in the content of the E E employed in 
the primary and secondary sectors. It cannot be 
termed a balanced growth in as much as it an not 
made the town in any way a more self sustaining 
and economically viable unit. The following Table 
indicates the increase in number of houses and 


households over the past decade. 


TABLE 2.2 -— , Number of Houses and Households 
Year Noe of houses ! -No. of اھ"‎ ds 
1951 5,620 ^ 8,558 
1961 8,197 09 
1971 15,780 21,156 


(Sources Census 1951, 1961 & 1974) 


That both these’ increases in houses and householda 
have been at the same rate is indicative of the 
f act that the town continues to be a predominantly 


residential suburb still. 
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ii) Density 


2.06. The overall density aS per 1971 
census works out to 98 persons per hectare (40 
persons per acre) within the town. ln respect of 


rest ‘of the Planning Area it is 20 persons per 
hectare ( 8 persons per acre). The reason fora 
lower overall density in the Planning Área may be 
attributed to the town's — À development 


rather than a cohesive ard compact . development. 
iii) Sex ratio 


2.07 There were 913 females per 1,000 
males in the town. area while the corresponding 
figure in respect of rest of the Planning Area was 


9OO females per 1,000 males. 
iv) Occupational pattern 


2.08 It is interesting to note that the 
1971 census has classified Alandur in the funct ~- 
ional category of 'industry-cum-services' while 
it was cl ssified as 'Services-cum-industry!, in 
the 1961 Census. That is to say, the emphasis has 
shifted from services to industrial employment. 
The — PIRA of workers among the teil سن ناو‎ 


gories is as indicated below? 
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TABLE 2.5 -~ Employment Characteristics 
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1968 
id cur Rest of the 
Category Planning area 
1 a 2 - ^u 
1. Primary | j 
. activities f 437 5.1% 1 05ء‎ 8.1% 
2. Secondary | 
activities 2,754 32.2% 5,441 31.2% 
3. Tertiary t 5,560 62 10,579 60.74 
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197 1 | 
Al andur Rest of tte 
| Planning Area 
4. x 

294. 1.7% | 849 5.996 

9,900 57.0% 6,500 44.3% 

7,166 41.3% 7,559. 49.8% 

(Source: Census 1961 & 1971) 

2.09 The participation ratio in the year 
1971 for Alandur Town works out to 1:5.7  . compared 
to 123.8 in 1961. Since, there is no » industry 
within the Planning Area except the Surgical 


Instruments factory, which prev ides large scale 
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employment, it is gathered “that most of the popu- 
Lation of the town work in the City and live in 
the tom. This aspect is not reflected in the 
above Table because the count is only about their 
nature of employment and not where that employme nt 
is - whether it is within the town or outside it. 
This can | be assessed only with reference  * to 
actual employment, . within the bnt. which when 
surveyed reveals that the Census category 'ind us~ 
eceme is -true to the extent of refle 
cting the town's population and — in characteri-~ 


sing the town itself. 


d) hand use 


2.10 The tate below. gives the land use 
disposition in  àlaniur Town am rest of the Plan- 


ning area. 
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E T a 
i) Residential 
2.11 Within the incorporated area (Alandur 
Municipal area) 288 hectares (714° acres) account for 


reajdential use. The percentage to total developed 


area is of the order of 43.7. This is not very 
surprising, sine this town is more or less a 
residential suburb ‘fot the City. The residen- 


tial density works out to 225 persons per hectare 
(91 persons per — in the town and 1988 persons 
per hectare (75 persons per aore) in rest of the 
planning Area. Though this cannot be said to be on 
the high side, yet the older parts (i.e.) the market 
area or long M.K.N. Road and its surroundings to 
have a comparatively high density of 3575 to 750 
pep.~h.- (150 to 500 p.p.a.)-. The Central part of 
the town 490 to be decongested or even converted 
to uses other than residential. On the other hand 
the newly developed areas have alow density and. 


could be more intensively used. 


2.12 In the Fest of -the planning 
area residential use accounts for 229 hectares 
(568 acres). ‘There has been an increasing demand 


for housing in and around Alandur and agricultural 


lands are being gradually converted into housing 


State ge 


N le 
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ii) Business 


cw. ` Theo commercial use in total. consti- 
tutes 12 hectares (32 acres) or 2.6% of the 
developed area. Al andur is known for.a fairly 


large scale paddy market. A number of rice godowns 
are located along M.K.N. Road, the ro ad along 
which most of the commercial activities in the 
town are concentrated and as a consequence of 
which there is heave traffic on the road causing 
فص جح‎ ali round. Convenient shopping 
centres are no doubt available inthe Area aw’ 
they are expected to serve the. leval residents, 
but they  are:inadequate in no. and are not distri- 
buted in a well balanced manner over the ہے ےت‎ 
phical area. A town centre | or a shopping centre 


is consoicuous by its absence. 
iii) Industrial 


2.14 Except for the Surgical Instruments 
Factory at the northern extremity of the Planning 
area and a few other small industrial units, there 
is no ind wtry with any sizeable employment. The 
1971 census indicates 57.0% of the total work ers 


within the town am 44% in rest of the Planning 
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Area to be in ` the secondary sector activities. 
Thee is no industri al . activity within the 
Plami ng Area which > can account fo r this much of 
participation. It is therefore to be gathered that 
the percentage refers. to those employed elsewhere 
but residing in the town. This us in total 
accounts for.100 hectares (246 acres) or 8.7% ^ of 


the developed area. 
iv) Transportation 


2.15 The G.8.T. Road, one of the three 
transport ation —M € in the , Metropolitan 
Area, passes through this’ town from north east to 
south west M.K.N. Road, a loop off the G.S.T.Road, 
serves ` the town as the main artery at present. 
Madipakkam ro ad proceeding south is an inter town 
road in the Planning Area. Butt Road Yradiating 
towards north west to Nandambakkam through the 
Cantonme nt is. yet ano tn ec inter-iown road and 
leads | on to مت‎ PER The overational standards 
of these roads ho wever, leave very much to be 


desired.. 


v) Community facili ti es 


2.16 There were 6 high sohools, 5 higher 


secondary sc Dols ard 29 elementary schools within 


=e 


the Planning Area in 1971. Their number is inade- 
quate for the present population. Fo v instame at 
the rate of 1 high sehool for a population of 
10,000 it would be desirable to have 11 high 
schools as against the passant 6. It is perhaps 
fo rtunate that the Jain College is located within 
the Planning Area and this could be said to meet 
the present requi æm mts. On the whole the Plan- 
ning Area is better off educational facilities 
wise, when compared to medical facilities when we 
realise that the Government Police Hospital situa- 
ted-within the town and the military . Hospital 
serving the Ca rto nme rb besides a few ہت‎ ard 
dispensaries scattered over the Planning Area are 


the only medical facilities available now. 
vi) Non-urban uses 


2.17 The Adanbakkam tank, Madipakkam 
tank am the Ullagaram tank are the ionisation 
sources for the agricultural activities that are 
carried on in the villages of Adambak kam ard 
Ullagaram in the Planning Area. There are a few 
rock out crops close to Thirusulam hillock around 


which are also situated séveral quarries. 


CHAPTER — TIT 


DEVELOPMENT IMPERATIVES, STANDARDS AND PROPOSALS 


5.01 | The town, located as it is, . adjoin- 
ing the City. and on one of the radi al corria rs, 
has a high potential for rapid development. In 
fact that is what has been happening in the past 
12 years as may be seen from the census figures 
and on a Look at the. present development against 
what it was a decade ago. The population has grown 
by .neerly. 100% during the last ten years. The 
Metropolitan Plan after assessing this Urban 
centres' potential in ins — of the eo oe 
ment of the entire Metropolitan Area, hes  sugges- 
ted anultimate population of 200,000 in this town 
to be reached in 1991. There is every possibility 
of exceeding this figwe, considering the present 
figure of about 108,000, if things are allowed to 
take their own course. The population is delibe- 
rately sought to be kept down for various reasons 
explained in the Metro politan Plan axi particul aly 
because of its contiguity to the City as well as 


its proximity to Pallavapuram and Tambaram. 


302 The Planning Area is bifurcated by 
the railway. Little land is availatle for any 


major development’ on the northern . side of the 


ado 


"d 


caillway. Not far away from  Aladdur on the south 
west the Pall wapuram - Tambaram Urban Node has 
heen identified because of which a respectable 
buffer has to be organised on that side. As was 
mentioned earlier, the problem in respect of his 
town lies not in trie aceretion of populaticn but 
in closing the yawning gap between requireme nts 
and actuals in regard to utility services and 
social infrastructure and in the provision of 
service industries, besides owanising an effi- 
cient a effective transportation net work. The 
approach adopted in plaming for ths town has 


therefore been to strive and achieve a balanced and 


orderly distribution of landuses. ` For obvious 
reasons the intention of this Plan is not that it 
should help to provide employme rt Opportunities 
for the entire population, within Tr ce tre 


itself, but that a major part d the population 


engaged in popul tion - supportive activities 
gti east, should not commute fro elsewhere. 
2.19 ` Any Development Plan aims at provi- 


ding a better staniard of living for every citizen 
in every respect within the context of availa de 
resources. The Development Plan for Alandur there- 


fore seeks to fulfil the follow ing goals:- 


o ے6‎ 


i) Choice - the individual should 
have a reasonable and readily 
available variety in terms of 
Services and facilities. 


ii) Personal interaction and partici- 
pation ~ it should be possible to 
provide maximum degree o f neigh- 
bouriiness consistent with pri- 
Vacye | 


iii) Comfort. 
iv) Imageability - it should be a; 
well knit asi a well-structured 
town with easily recogni sable 
and inter-related component 
parts. 
v). Economie viability -it should be 
amenable to minimum first cost 
and minimum ooerating cost. 
vi) Circulation pattern - conducive 
to efficient movement of mer 
am material. 
The Plan indicates the broad disposition of major 
landuses and the generalised transportation net 
work which  inter-links them. .As such it is sche- 
matic in respect of other details below that of the 
‘town Level. It is essential therefore that this 


Planis followed up with Area Development Plans 


immediately hereafter, for its implementation 
enforcement am development - in all its practical 


aspects. 


dus 
a) Population: 


5 .O04 The rate of growth of popul @ion 
for the town during the last decade was of the 
order of 99%. | The. same in respect of the Plane 
ning Area was 95%. The growth rate has been 
phenomenal and demands immediate attention. The 
causes leading to this have been explained in tle 


preceding Chapter. 


5.05 o The town as a single identifiable 
entity was constituted omy in pril 1964 and 
hence its growth rate over the previous decades 
could not be judged. Consequently tle sophisti- 
cated met ds of * population projection cald not 
be tried. Moreover, such an exerci se is not called 
for, since the strategy of development adopted 
for the entire Metropolitan Area, necessitated 
projecting the. latter's total population and 
distributing it between the different urban 
centres, which is precisely what has been done 
in the Metropolitan Haw itself. As such the envi- 
saged growth in population is not the result of 
iene increase and migration alone, but is the 


end-result of conscious and deliberate measures 


TO: achieve a pre-planned population content. 


پرا 


. O06 The Metropolitan Plan has assigned 
& population o £2 lakhs for this town in .the above 
context. Lt: is proposed to accommodate the future 
نم‎ anticipated for the Metropolitan Area 
in this ar other such Urban Nodes and Satellite 
Towns and work the strategy through a well  oigani- 
sed inter-action ‘among these. ` The . standards 
adopted for the Satu liba Towns and . pom 
specified in the Metropolitan Plan also have been 
arrived at after a detailed وہ‎ of the various 
factors involved. Therefore, no need was felt for 
making a furt ex deep study into these asp ects 
of developme nt and the same standards have been 


adopted in this Plan. 


3.07 However, to achieve a balanced 
development, to keep ےفحت‎ Vid the development oft 
the rest of. the Metropolitan Area as spelt, out 
in tbhe Herros oien Pion and +o arrive | at 
a — be and workable scheme, the population 
content of the Planning Area at di fferent periods 


of time has been suggested to be as below: 


m ar ہے‎ ants سے کیو‎ «Eb web (em UO UR qué qaam unm mb a OO یسے‎ sume کی سے‎ eat a me wep CONUS eee apap SE eee Oe uma ee un umm ومیم‎ amm ae OE oe, USES SERENO edu GUN ee سد‎ ONE ee نے‎ ee 


By t ke |. fot al Inorease in 
Xear . . population popu ab ion. 
1971 108,276 oe 
1076 120,000 11,724. 
1931 157,000 17 ,000 
1986 165,000 26,000 


1991 200,000 57,000 


وت 


5.08 study 


this population content 
of work force etc. has 
reason that Metropolitan 
cussing the strategy: of 
the population: to each 


cated the requirements 


of the 


characteristics of 


by age group, composition 
not been attempted 


while 4. 


for the 


Planitself, dis- 


development and. assigning 


Urban Centre, has indi- 


in respect of a unit popu- 


lation arm the standards th wefor 

b) Dens ity 

5.09 This is a decidingfactor in arri - 
ving at the size, shape am contents of the 
developments in a town. An overall density of 50 
per so rs per acre (125 persons per he ct are} has 


been adopted both for Manali, 


within the Metropolitan Area, 


another Urban Node 


and also fa Marai- 


malai Nagar, one of the Satellite Towns for Madras. 


There is no 


accordingly the same 


Thus we require 


hectare) fa 
residential :density 


however varies from 


500 versons yer hectare. 


200 persons per acre). 


reason for changing this 
density has 
an area of 4,000 acres 
a population of 200,000. 

in individual 


125 


ad 
bee n adopted . 


figure 


(1,600 
The gross 
neighbourhoods 
persons per hectare to 


(50 persons per acre to 
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c) Industry 


ady ہے‎ s e i _ TE 
Lr Ite 2s soommen vhenomengn,.that sm 


urban centre A ROO GOODMAN ۰۱ stature 


or grows mone rapidly with the advent of ‘indus- 
PE Stn dans hend ah exception to this. 
It is not the Location of ‘tm surgical Instruments 
facto ry or for that matter the few ae Light 


alias located along the G.S.T. Road, whioh 
“was the | eee MORD 70 The 


ci ih 5 t y حہ‎ bya ہس‎ ۲ "s 


‘Sante. growth بے‎ TT by ‘the: “a@esird ofa large 
utes “of “people E p in occupation ^ ‘within 
Madras City. but whos CO uld hot 'afforà ۔‎ the- high 
ost of land am کہ ےت‎ | the heavy investment 
on housing. Such pe rso ns  at- the seme | time wanted 
to reside near tho city, availing of the service 
facilities and conveniences’ it offers. “aba rður 
ad joining th City and well connected’ to it was an 
ideal centre for them to live in. The inf lax 
which started thus, gained momentum with the rapid 
growth in employment both و"‎ 0 tne City as well 
as in other urban centres in the | Metropolitan 
Area. | bs ii uhr of this, we Sen that the | indus- 


- 


tries in Alandur at present do. not. oo Gupy as much 


P 


areas as they would in a normal V m] ` Usually 


J i 


a standard of 2 heatares Der 1,000 population 
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5 acres per 1,000) is  adootea for fixing the 
extent for industries. The Master Plan for ala mum 
however, proposes an extent of 175 hectares or 
thereabouts for industrial activity as against 
a normal requirement of 400 hectares for a population 
figure of 200,000. The reasoning behind this 
proposal is that, if . the currently observed 
trends in urbanisation in this area are to conti= 
mie they will in t hemselves bring about a popula- 
tion growth beyond the projected figure of 200,000 
in the year 1991. It is therefore felt that no 
special impetus be given to industrial growth with-. 
in the planning area lest it should strengthen the 
forces of urban growth. What require to be done 
is to initiate activity in such a way as to 
corre ct ius present imbalances wnich if left  un- 
controlled would make the Planning Area more of a 
dormitory suburb than it is to-day. In this 
context it is . thought adequate if rigid  landuse 
control is imposed and sufficient ee made 


for service industries and warehousing facilities. 
d) Residential landuse 


2341 The residential lana use in any 


town occupies a predominant percentage of the 


-- 76ے 


developed area. The proportion normally varies 
between 4Q0 and 50%. this town has already deve- 


loved to a large extent- in this . category and the 
development has also been expansive bk the sense 
that an extensive area has developed with low 
density.. Not very much more extent is required for 
accommodating the 2 lakh "مم‎ anticipated. 
What is. needed ta a judi cious distribution of? this 
use vis-a-vis other uses md o wanisation of this 
use into Suitable density zones witn the ES oS 
of only a few new neighbourhoods to accommodate 

the envisaged EN cease in popul ation. As of now, 

there is.a low density extensive development in 

the town and there is ne chance of any’ denser 
development in the are as which have come up already 
as open. developed. plots with mostiy single store yed 
and scattered 2 storeyed units. With this in view 
the following proportion .among the three density 


ranges has becn envisaged. 


Low density $ 50 persons per acre 1 
(125 persons per he c.) Ü 40% 

Medium dens ity ; 100 persons per acre 0 
(250 persons per hee.) 940% 

High dens ity e 200 persons per acre Ü 
(500 persons per hec.) j 20% 
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while the presently existing neighbourhoods are 
sough to be provided with the minimum requirements 
in terms of facilities which are non-existent now, 
the new neighbourhoods will contain all the ne igh- 


bourhood facilities. 
e) Town centre 


2.12 The day-to-day shopping needs of 
the inhabitants will bus served by the neighbour- 
hood shopping centres. The major and seasonal or 
occasbonal shopping needs along with major social 


facilities however, are’ accommodated in the Town 


centre. The Town centre as such, is one of the 
most import ant elements of tre town. It. consti- 
tutes the chief AMministrative, business, enter-— 


tainment and cultural centre of the town as a 
whole and incide maliy serves as the common 
meeting Place of. the town. Because of these 
reasons, the town centre ought to be located in 
a place easily end equally ac cessible from all 
parts of the town. However, in the case otf 
Alandur, though much of the nd development i s 
Suggested south of the railway, ` yet it is to be 
remembered that quite a sizeable pat of the 

town — population wise and extent wise = is north 
of the railway. Hence the town centre facilities 


to. an equal detail as in the south, if not to 


2 Ra 


the same degree, nas to be thought of for the 
و کو فو‎ More so because th n rallway will inhibit 
the free flow of traffic between the northern and 
the sourthers portion. It hea therefore been sugg- 
ested that a full fledged town centre should be 
created on the southern part. Yet that portion 
of the town centre which serves the purpose of 
business md | administrative activ ities will be 
split: between the two. The area requirements of 


the Town centre have been estimated on te basis 


of 0.4 hectare (1 acre) per 1,000 population. 


f) Community facilities 


241 | In the case of community facilities 
the town has to be self sufficient so as not to 
strain the facilities in the City am also to 


arrest avoidable travel of people of the town 


to and from these facilities. Accordingly, 
faciliti es for educat ion, health and recreation 
services are to be provided adequately. The 
neighbourhood  inaociliti 3 will _be accounted for 


in the area development plans and only town level 
facilities have been accounted. for in + he 


Mast er Plana 


29 


pm 


Educational services 


3.14 The facility at the town level 18 
only the colleges. The Jain Coli ege is |. located 
within the Planning Area. Normal standards requie 
2 Collages for a population of 2 lakhs. There is 
aim ther college (Gurunanak.College) in Velacheri, 
just outside the Planning Area, which cculd easily 
serve this town also, without creating a movement 

of scholars problem. In th ese circum stances, no 


provision has been made for arother college. 
Health services 


5.15 The Metropolitan Plan has adopted a 
standard of 4 ‘beds per 31,000 "0 At the 
same stam ard 800 beds are required for this town. 
Although, there is a Military hospital, its ser- 
yices cannot pe availed of by the public. There- 
fore 2 hospitals of an aggregate bed strength of 
S800 - the one in tle south being larger - have been 
provided for to meet the situation. The area 
requirements for both wan be the order. of 20 


"hectares (50 acres). 


Recreational reguirements 
2.16 There. is no organised recreational 
space or activity within the town. There are 4 


gmall parks within the Municipal limits, but these 


ے6 کے 


are mere neighbeurhood facilities. Even the, nly 


develcped areas are conspicuous by the absence of 
ary large scale and well maintained - open space, 


The Metropolitan Plm has suggested 4 acres per 
4,000 population. Such facilities can be provided 
only by Public Agencies, as with prohibitive Land 
cost, it 1s 1وس"‎ this standard, if adopted may 
result in heavy investments. The Regional oi diee 
ational area- ard Beach in the city aw Tiruvanmi 
yur can be utilised by the populace. Hence the 
standard of 0.4 hectare (1 acre) per 1,000 popu- 
lation for iani Xanal e ta has been 


adopted. 


g) Transportstion and Communication 





^el The roads have been classifi aed 


under 3 categories designated ass 


i) Arterial Roads. 
ii) Sub-arterial Road. 
iii) Major Roads. 
3.18 Phe Arterial Roads will be 200 ft 
(65 metre) wide with service roads while sub- 
arterial roais will be 120 ft. (40 metres) wide 


again with service’ ro ads. The Major roads will be 


BO ft. (25 metres) wide. 
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5h) Utility services 


Water Supply 


3.19 The town has no protected Water 
Supply scheme at present. The town's . population 
depends on wells for water requirements. - The 


Madras Metropolitan Pian has suggested that the 
water supply requirements in the Metropoli tan Area 
is to be met at 55 g.p.c.d. by 1987 and 65 g.p.oc.d 
by 1991 including ‘the component intended for indus- 
tries. The total supply required for ths Urban 
Centre would be 13 m.g.d. at theem of20 years. 
A combined -water supply scheme for Alandur, Palla- 
vepuram am Tambaram is already under execution by 
the Tamil Nadu Water Supply am Drainage Board for 
which the pac capita supply has been calculated xt 
20 g.p.o. d. This has to be suita By increased to 
65 g.p.c.d. The Metropolitan Pla docwment has 
di scussed in detail the probable sources that could 
be tapped to . achieve this target. The Madras 
ee T Development Authority has also reques- 
ted the Tamil Nelu Water Supply and Drainage Board 
to initiate dialogue with Andhra Pradesh Government 

regarding the supply of water from Krishna-Pennar 


complex. 


Sewerage 


5.20 There is no sewerage system in the 
town. A system of open drains, collected in cess- 
pools am ‘removed by carts is in vogue. However, 
the provision of a sewerage system is under inves 
tigation. The Metropolitan Plan has suggested also 


a comprehensive sewerage system for each Urban 


Centre. 
Electric ity 


$6.1 The generation of ' electric power 
has been entrusted to the State Electricity Board 
and non-else is allowed to generate . electricity. 
It is. expected that enough power would be „made 
avallable for consumption by new -: industries ard 
domestic use of the magnitude anticip aed in this 


Urban Centre. 


CHAPTER — IV 
THE PLAN EXPLAINED 


Ecos The Development Plan for  Alandur 
has been drawn up incorporating the planning 
principles and standards discussed in the prece- 
ding Chapter. © The design has been so conceived 
that when ہت ےہ‎ implemented, the form of devel- 
opment would wear a better look, afford a: comfor- 
table living, result in smooth functioning and 
would be conducive for a totally rewarding urban 
environment. The form of development was decided 
after careful consideration of the following 
constraints and factor ss 


i) The Urban Centre is divided 
into two, by a physical bar- 


rier. (viz. the railwaye 
So it is essential that the 
facilities are distributed 


between the two. . Similarly 
a street or road pattern has 
developed over the past, 

which cannot be ignored and 

which inhibits free  organi-— 
sations of future development 
with the result that the 
future form. of the town. is 
partly dictated by the al- 
ready existent physical con- 
straints particularly in the 
Shape of roads. | 


ii) The town is very near Madras 
City and is surrounded by 
other equally fast developing 
urban centres and a respect- 
able buffer may have to be 
maintained. 
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iii) The growth of population has been 
phenomenal and this growth has 
to pe deliberately ordered to 
fit into a well thought out pro- 
gramme of development. 


iv) The character of the town is the 
consequence of such a historical 
development that any change in 
that character would be not only 
not necessary but it may not 
lend. itself to any forced change 
that can only result in aberra- 
tions, avoidable and counter 
productive. That is to say, the 
character is much too  crystalli- 
sed and stabilised to admit of 
any radical change. | 


v) There is fairly adequate housing 
for the present population but 
lack of corresponding and commen- 
surate f milities. 

4.02 The provision under different uses 
against this background is discussed below. It 
has however to be noted that the discussion confines 
itseLf to town level facilities and provisions, 
on the assumption that those at the . neighbourhood 
level would be a matter of detail that need to be 
accounted for and explained at the stage of prepar- 


ation of Area Development Plans, as and when they 


are taken up. 


a) Residential use 


4.025 The areas suggested for new develo- 
pment have been organised as neighbourhoods, to 


house a pre-set population figure. These would 


mS 


have all basic facilities pertaining to the neigh- 
bourhood. + The existing ' developments have also 
been schematically divided into so many sectors 
as to make uv for the back log of amenities. The 
sectors h are been so arranged that any one of the 
following densities would be the average in each 
sector. (i) Low density ~ 125 persons per hectare 
( 50 — pe acre) (ii) Medium density .- 250 
p.p.h. (100 p.p.a.) and (iii) High density - 500 
pepeh. (200 p.p.a.). The high density areas 
have been suggested near. the places of intense 
activity, while low density areas. are along the 


periphery of the town. 
b) Commercial use 


4.04 This includes day-to-day shopping - 
major shopping ard wholesale trade activities, 
the former coming under the category of neighbour- 
.hood facility and the latter umer town level 
facility. The Town Centre would provide for 
major shopping and other commercial uses, adminis- 


. trative uses and cultural activities like library , 


mu seum art gallery and such other facilities. 
c) Industrial use 
4.05 For reasons stated earlier, no 


provision has been made for any major industries. 


so Oa 
However, requisite -space has been set apart for 


Servi ce industries and nominal and minimum space 


fom lizht industries. 


d) Institutional use 


4 .O06 | This category will cater for 
public offices, educational, medical and cultural 
institutions. The locations for colleges and hos- 
pitals alone have been specifi aL not only because 
they are town-level facilities but their location 
has to be determined with reference to the develop- 
ment of the urban centre as a whole as well as 
other extra-territorialL — — E The others 
are capable of being accommodated while Area Deve- 


lopment Plans are drawn up. 


e) Recreational use 





4 7ء‎ Tn as much as most of the"ayacut" 
of the several tanks distributed all over the 
Weston Area is proposed to be converted into 
urban uses, the need Tor maintaining the tanks 
themselves as such may not longer be there. With 
this in view, a good number of them are ‘proposed 
+o be used for either public, or recreational uses. 
Such recreational uses have pesn suitably dispersed 


all over the Planning Area. 


ejfe 


f) Transporation 


£208 Arterial roads have been suggested 
for traffic Ba عو‎ through and that orginating 
from and proceeding outside this Urban Centre. 
The Sub-arterial roads serve the through traffic 
within the town, -while major roads collect the 
traffic from or distribute them to, neighbourhoods. 
Based on the above considerations, 2 alternative 
forms of development have been worked out. The 
highlights of these two forms are briefly dis - 


cussed be lows 
Alternative - I 


4 09 This is an informal design consis- 
ting of- 18 neighbourhoods. The Madipakkam road 
with improved standars and a modification in its 
present alignment in the northern portion would 
be the main sub-artery of the town. Another sub- 
arterial road hugs the development on both sides 
of Madipakkam road. The alignment of the ring- 
railway having been determined already in the 
context oft development of the 001 Metro- 
poli tan Are a, has been incorporated in, toto Butt 
Ro ad, Velacheri Road and M.K.N. Road with improved 
status would serve as other main ro ads. The parade 
ground of the Cantonment is a major existing 


recreational facility and enlarged functions are 
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envisaged for it. lt is hoped that the Canton- 
ment authorities would be able to 909 in 

this regard and allow for the use of this faci- 

lity by the general public subject to whatever 
conditions they may with to stipulate. Other open 
Spaces have been so distributed. that each serves 
approximately equal catchments. One of the . Town 
Centres id a major park icis guggested to be 
located in the .Adambakkam tank site: fhe one 
located along M.K.N. Road would be a commercial 
centre with warehousing facilities. In the third, 
along Butt Road, commercial wees wed predo- 
minate, whereas in the first it would be a .judi- 
cious "۸*7 of commercial, administrative and 

cultural uses. The area in between the railway 
and G.S.T. Road, contiguous to the Guindy  lndus- 
triel Estate, has been set apart for industries of 


the light and service variety. 
Alternative — If 


4.10 This is also an informal design 
containing 14 neighbourhoods. In this also the 
‘importance of Madipakkam road as the main sub- 
artery has been maintalned. The Town Centre, 
public buildings and the major recreational spot 
are all located on this road. The neighbourhoods 
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have been So conceived that each is an identifiable 
entity, but at the same time are inter-linked and also 
connected to the Main artery of the town. The Town 


Centre has been provided in three pl aes, the function 


assigned to each being the same as explained in the 
foregoing alternative. The industrial area has also 


been split and provided in both the parts of the town. 


4.11 The land use that would be obtained in 


1991 is given in Table 4.1. 


LAND 4-1 - Landuse Break-up - 1991 








mE» Arn kpunei dz EN ERE? cuu Senay AE Ge Eee «LR Gee RE GNE) یکا‎ Geen dues Ore Pea Gab جج‎ caen mum undc dud comun جو‎ T ek 


ternative = I Percentage 
se وچ ہے کی‎ có RESERVE to. developed 
Extent in Extent areae 
| hectares. in acres 
رو‎ = (2) (5) (4) 
1. Residential 1175 2910 49.2 
2. Industrial 175 455 7.3 
5. Business 85 210 4.1 
4. Institutional . 53 130 222 
5. Recreational TO 180 2.89 
6. Transpo rt & 
Communication | 830 2050 34 4 
7. Total developed 
area 2588 5915 100.0 
Non-urban uses 595 1468 سس‎ 


GRAND TOTAD 2985 7585 ۰ 


— — جت‎ Hmmm auem سے ہے‎ Cm 
سے کس سے ی جر س سید سے یی می مسجت سے‎ MuR سے س سید ہے‎ URS SpA صت‎ GUN مچجچہ سی‎ gauge پیب‎ eg me ہے‎ ee سس — سس سے سے سے سم ہمہ‎ am mia. ہےے۔‎ Tun “UU ھکیو‎ 


Cua کید‎ eue Wea سے‎ ET at ai Pe um ہہت‎ agam Se. = Ecce ےس‎ a ant ہے ےج‎ Ee e ee جم‎ GS "sus AA "aci ہے‎ CHE ay a CUP quip P ہویے۔ مسب‎ OO am UR CE ee 


Alternative - Il Percentage 
————Ó—— شڈ جس‎ ——— à to developed 
Extent in Extent area. 
hectares. in acres 


Se 5. | Ta 


1180 2920 | ` 48.9 
185 460 Ta 
85 210 5 
55 150 2.2 


81 ‘200° 5.4. 


828 


2412 
571 


2985 


-p up manis GNE 


a-—— —— Gk" س ی ہے‎ em سے‎ aam سب‎ ee سے‎ UPS چٹ‎ COS ہے‎ Ses ee, hy URS URS ARR. MUR ii ضس سب‎ CMM GULR UNA نک‎ cr ith qum ھت‎ QUUD eee usus ہے جب کس‎ ery کے‎ Qiu DU na max uum SRE 


2050 


"ep uA p oe 


0 
1415 


Wiep axi usui ERED 
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09 INANCOE,. PHASING AND ADMINISTRATION 
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5.01 Any Plan is as good as it is finan- 
cially viable ar to the extent it examines and 
justifies fully ‘the outlay contemplated. It is 
not as though special funds are required to imple- 
ment these proposals, but what is sought to be 
achieved ig a prop ec distribution ard utilisation 
of funds on priority schemes which yield quicker. 
results i also by. and lage fulfil the objectives 
of the Plan. The benefits on the other hand have 
"to be viewed in a broader perspective, in as much 
as, the result of these investments may not be 
explicit and also incapable of being assessed 
strictly in terms of monetary cost ox benefits 
alone. Therefore we ought to ine lade in the calu- 
lations, the. social hen efits as well. However, 
so, the developments have to reflect reasonable 


economical viability. 


5.02 In so far as the town under discus- 
sion is concerned, it has grown in population and 
sige without matching. infrastructure — both uti- 
lity eu social. That & to say, the missing gap 


in resoect of the infrastructure fur thc existing 


si hs 


ojopuLaticn has to be closed before we go on to 


orovide for the | anticipated increase in Dopu- 
lztion. 
و‎ 5 It has. therefore  boen propo sed, 


that the Madras Metropolitan Development Authority 
would provide that recessary infrastructure but 
which is missing now, first. Those at present 
engaged in the development of this town (mostly 
private) have failed to provide, if not | adequate, 
even the minimum requirements, in terms o f commer- 
cial aw so ci al facilities. Therefore all the 
lands required for institutional uses aw major. 
comme tial uses at the town level, like Golleges, 
Hospitals and Town or Shopping Centres are pro- 

posed tc be acquired and developed by the ہہ‎ 0 
ment Authori ty. Be that as it may, the | fina noi al 
constraints arc such that the financing of tie 
fore gol ng wrogramme necessarily has to start with 
only a small initial investment. To realise the 
larger objectives with this limited investme n, 
the tecunigue of the revolvi ng fund is proposed to 
be employed. The techni cue consists 3 in a small 
amount being utilised to fufil a comparative ly 
larger investment programme, by reinvestirg or 
ploughing back the returns into successive -invest- 


ments. This way, a whole development programme can 
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be, completed with an initis investment, cons ider- 
ably smaller than what wilt be required if the 
programme is attempted at a single stretch. For 
this purpose a quick turn-over is essential and 
investme mt is to.rbe phased suitably into a number 


of cycles. 


Phasing - 
5.04 The population of ALamur Planning 
Área in 1971 was 108,000. The population of 2 


lakhs anticipated in 1991 is expected to be 


reached as follows: 


i) I Phase (74-76) — 1,20,000 
ii) II .Phase (76-81) aie 1,37,000 
iii) TII Phase (81-86) واج‎ 1,65,000 
iv) IV Phase (86-91) - 2 ,00,000 
5.05 The phasing programming and other 


details are indicated belows 


EM umbo qub aq gue SERE SF? E a4 amp CU i CÓ Cum UNNP Cer bine me CEP AG CPU) USE h + Eh E mp i i ¢ emp ہے‎ Uum) ےو وہب‎ ann awe owe - 


Área required 
Popul ation in hectares 
(in acres) 





year Cumula- Inere- — Residential Other than 
tive . se in use residen- 
total - popu- . tial use. 

lation. 

1 ® on 5. 4. e 5 s 

1976 1,20,000 12 ,000 480 (1200) 480 (1200) 

1981 1,370 17,000 550 (1375) 550 (1375) 

1986 . 1,65,000 - 26,000 650 (1650) 650. (1630) 

1994 2,00,000 ^ 37,000 800 (2000) 800. (2000) 


Area already available 
Total جج سے‎ EE E EEE 
Reside rtial Other than 
| residential 
6, fe 8. 


a 
i IVA -— gee gem, eee ee SF -— "WA a جسوو‎ See Vee wA ap CERE ety ae, Ge aum ae vm ھدود بے‎ E ` سو مم‎ Gua جوت‎ vnum cius sU ie SE ee NUNT aU mp ope جک‎ uai tame 


960 (2400) 515 (1290)  *425 (1070) 
1100 (2740) 515 (43290) 480 (1200) 
1500 (3260) 550° (1375) 550 (1375) 


1600 (4000) 650 (1630) 650 (1630) 
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Area to be developed 





Total e 
Residential Other t han 
residential 
9., 10a Aas 
940 (2360) Nil 55 (130) 
995 (2490 55 (85) 70 (175) 
1100 (2750) 100 (225) 100 (225) 
1500 | (3260) 150 (370) 150 (370) 
Notes (*) i) This excl udes special category 


of uses like air port, firing - 
range eto., 


ii) In the first phase, land need be 
developed only for infrastructure 
facilities for the corresponding 
popul ion content since there 
is enough -residential area to 


accommod ate that population 
content. 

Séed capital 

5.06 The seed capital required for ope- 


rating. the scheme will be as follows:- 


i) Year 1974-75 — 5 Lakhs 
ii) Year 1975-76 —€— 50 lakhs 
iii). Year 1976-77 — 18 Lakhs 
iv) Year 1977-78. TT 17 Lakhs 
v) Year 1978-79 T 18 lakhs 


85 Lakhs 


36ت 


i) (a) Land price has béen assumed 
at Rs.50,000/- acre on an 
average. 


(b). Cost of development of areas 
other then industrial is put 
at Rs.20,000/- per acre. 


ii) It is assumed that 60% of the 
extent developed would be avail- 
able for disposal, the remaining 


being absorbed by roads ard 
reservations for public uses 
which are categorised as land 
investment on which, would not 


fetch any returns and tle capital 
also cannot be amortised. 


iii) (a) The developed land will be 
sold at Rs.10,000/ ber 
ground. 


(b) The sale proceeds will be re- 
covered in one Lumpsum at the 
time of ailotment. 


Planning am Administration 
5.07. It is not as if we .have a well- 


knit’ and competent owanisation to-day, which will 
be as to work the above programme successfully. 
This agency should have the capacity to . implement 
faithfully the satretegy and tho proposals contemp- 
"— in the Pian. The. age PY vw ill be responsible 


for the following: 


i) Dam acquisition am development; 


ii) Preperation of Area Divelopment 
Plans indicating details of cir-. 
culation am land use, incinding 
orgarisation of utility | ar 
social servi ces; 


et Te 


iii)  Phased development, ` so that. 
&rowth in population can be  cor- 
respondingly matched by facili- 
ties for meeting the needs of 
that population. | 

iv) Capital budgeting. 


v) Control of fringe developments 
and 


vi) Civic administration including 


planning control ani maintenance 
of services. 


5.08 The Madras Metropolitan Development 
Authority, constituted under the Tamil Nadu Town 
ard Country Pil amming Aot, 1971 will have to under- 
Hike all the above responsibilities, except the 
last, which can be entrusted to the local govern — 


ment body of that area. 
Land Policy 


5.09 As land is a relatively scarce 
اعت‎ ee its use or misuse affects the community 
closely. As such there is an imperative need to 
— d Leni وحم‎ which recognises that affect- 
ation and provides far meeting its bid و‎ Also, 
the value of land soares with provision of ameni — 
ties,. espe cially out of public funds, at any rate 
out of funds which were not directly contoibared 
by the abutting property owners. It may bot there- 


fore be unfair if a portion of it is skimmed Off 
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by means of a suitable taxation or levy to public 


coffer, so that the agency can carry out its 
civic 9 oligations. Land development, at present, 
by private ت2‎ A stoos with the development 
of land for housing alone, the -infrastructure 


facilities being completely ignored. 


5.10 The larm policy, th «efor e, should 


ensure the following: 


i) planned developm nt of the landi 


to facilitate economic growth 
and to promote a healthier and 
better life for the communitys. 
Li) elimination of conditions of 
scarcity of lam (o axti cul srly 
developed or serviced lant) . to 
facilitate quick execution . of 


housing am oth e works; 


iii) curbing undue rise inlaw values 
and prevention of specul ation by 
interests motivated by other than 
public welfare considerations? ' 


iv) utilisation of the gains of .soci- 

ally generated surpluses in real- 
estate values for the * common 
" 


good 3 amd 

v) creation of conditions in’ which 
the weaker sections of the commu- 
nity get a fair deal in the 


matter of housing ad enjoyme rt 
ot the common physical  environ- 
me nt. 


5.1 against this background, the land 


policy in regard to this urten centre would be as 
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followss hand required for provision of infra- 
structure facilities at town level including com- 
mercial nan would be acquired ard developed by the 

Development Authority. As there is enough develop- 
ment in so far as housing is concerned, the Aut ho- 
rity is no t required to embark upon development of 

this category of land. The canmercial sites, after 
development of tle Lani, would be sold by auction 
to the prospeotive users. Construction on these 

sites and Letting them out by the Developme rt 

Authority | itself "would be considered separately, 

later. The 0202 generated outof this, would 

be utilised for providing social ani community 

facilities. .The ttes developers would also be 

pe mitted to join in on the total effort, P only 

condition being tht thar development should 
conform to the Plan. 


Conc lusion. 


5.12 This Plan, as has been stated 
earlier, scrupuleusly follows the strategy ard 
policies laid down. in the Metropolitan Plan docu- 
ment and adheres to the general frame work enun- 
ciated: therein. T he development ofthis Urban Node 
keeps in step with the overall development contem- 


plated for the entire Metropolitan Área. 


5m 


MT X However, the broad generalisations 


“uy the town in regard to land use am circulation 


i i 7 


pattern have to be followed up with Area Develop- 
mert Plans, indicative of the sectorwise detailed 
developments. These will serve as the immediate 
guide for the implementation of this Plan. In this 
context, itis و‎ two lutely essential t hat the cor- 
poration of tle various Departments involved in 
the dstulcpnbmbat activities EE ensured am oo -or 
dination of all efforts is effected so.as to achi- 
eve the objective of planned development with ut- 


most efficiency consistent with economy. 
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